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STREET 


CHARACTER OF PROJECT 


CONTRACT ARCHITECT 


STREET 






ABRAMDVrrZ^ . - 


city HEW YORK STATE MEW YORK 


FINANCIAL STATEMENT FOR BUILDING AS AUTHORIZED 


AV A i LABLE FOR GENERAL CONTRACT 


RESERVATIONS 



TOTAL GROSS FLOOR AR E A 1 * 625#694 S Q . FT . 


CU. FT. 


NEW BUILDING 


GENERAL CONTRACT 


RESERV AT IONS 


CONTINGENCIES 


REOU I RED FOR CONST 


AVAILABLE FOR 


SURPLUS 


COST PER CU. FT 


FINANC IAL STATEMENT (ESTIMATE) 

/ EXTENSION AND REMODELING 


E 

XTE 

NS 1 ON ( 

EXCEPT 

. ME) 

_M 

ECH 

. EQUIP. IN EXT. 


REM. OLD BLDG. (EXCEPT 


GENERAL CONTRACT 


RESERVAT IONS 


CONTI NGENC ES 


REQUIRED FOR CONST. 

AVAILABLE FOR CONST. 

SURPLUS OR DEF I C I T 

COST PER CU. FT. FOR EXT. 


ALTERNATES : 1# fiUDBtl 

2 * 

options: 3* Alterc 

NOTES : For OffiiSSj 

V* 

i ' f 8? tou daermart hy CIA las \ 

•• that \ 

j&Z CIA toss m tAjsstta to darlass 

ID H taa-teL-i* tex *f S1A 


1. Substitution of Alum, for Steel Sash Deduct $67,310 _ 

2, « " Recessed for Surface-mounted Light Fixb. Add $204,750 

3» Alternate $1 for P ne u m atic Tubes Add $5j250 

For omission, of Auditorium, and enclosed corridor Deduct $638,000 


CONTRACT lARCH t TE£Ty 

Z ~/7Txy TsmaL 


31S0N & ABRAMOVTTZ 


3 JM \ APPROVED BY DIRECTIVE BOARD 


AS ' A E 
2 CO P I ES T 0 ‘ 


ME S SE EST CHAIRMAN 
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project TITLE Central Intelligence Agency 




PROJECT NO, 



CHARACTER OF PROJECT 


CONTRACT ARCHITECT 




CITV MEW YORK 


STATE NEW YORK 



ESTIMATED ON TENTATIVE SKETCHES DATEO 


ESTIMATED ON INTERMEDIATE WORKING DRAWINGS DATED 
ITEMS: 


DEMOLITION 


EXCAVATION, BACKFILL. GRADI NG» 


PILING. CAISSONS 


SUB-DRAINAGE. D AM P P RO 0 F I NG . WATERPROOFING 


ONCRETE AND CEMENT WORK 


BRICK WORK AND MASONRY PART I T I ONS 


TONE WORK. EXTERIOR ARCHITECTURAL TERRA COTTA. 


LATH, PLASTER. STUCCO 


AUGUST 2 


19 57 


REMODELING 


NEW BUILDING 


OR EXTENSION 
$ 



TOTAL FOR 
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PROJECT 


QENERAL SERVICES ADMINISTRATION 

PUBLIC BUILDINGS SERVICE, WASH I NGTON 25, D.C. 


DIRECTIVE 

RESERVATIONS 

SHEET 1 OF 15SHEETS 


EST 


PROJECT TITLE 

— Maad.<|aarter.s Bull nlng 


PROJECT NO. 


Uk-122 


STREET 


CITY 


■ Langley 


STATE 


Virginia 


CHARACTER OF PROJECT 


.JEH. SITE MD BUILDING 


RESERVATIONS 


ITEMIZED LIST 

AMOUNT 

INSTALLED 
BY GENERAL 
CONTRACTOR 

NOT IN 
GENERAL 
CONTRACT 

BOOK STACKS - (METAL) 

$ 


x r ' 

‘BULLETIN B 0 A R D S 


X. 


‘CASH AND STAMP ORAWERS (REMODELED PROJECTS J 


X 


‘CASH DRAWERS AND CASES (NOT IN P.O. SCREEN COUNTERS I 


X 



17k. 000 

X 




L&n-h^+a+Anrs ' J 

iino.rwk 


X 

CONSTRUCTION , ENGINEERS OFFICE 

OR.nm 


X 

coyNTERjsyvMfWr T n ....... 



X 

DECORATIVE PAINTING Tn ft.H. 



X 

eh naaggmm 

' AND ELECTR 1 C D. W. 



X 

•exterior lamp standards | 

V"/ m * 

X 





X 

LABORATORY EQUIPMENT 



X 


/ *IAA AAA 

t 

\ 

X 

LIGHT BULBS AND TUBES In G.C. 



X 

MODELS - (ARCHITECTURAL) 



X 

MURAL PAINTING, SCULPTURE, ETC. 



X 

PHOTOGRAPHS (FINAL) 

1.000 


X 

XKXSXXMMX53SCKKK9IK Projectors and Public Add. Systems 

ko r noo 


X 

•P.O. LOBBY DESKS 


X 


•p.O. LOCK BOXES, (DROPS, ETC.) 


X 


•P..0. LOOKOUT OBSERVATION UNITS AND GLASS 


X 


*P.O. MAILING VESTIBULE DOORS 


X 


*P.O. SCREEN COUNTERS 


X 


‘P.O. SERVICE HOUR SIGN HO LD ER S 1 REMODELED PROJECTS » 


X 


*P.O. WINDOWS 


X 


•PUSH AND PULL BARS Tr> fl.C!. 

5,000 

X 


•SHELVING - (METAL ) 

f>,000 


X 

•signs - 



X 

SITE SURVEYS 

25,000 


X 

SOIL. TEST AND BORINGS 



X 

TELEPHONE INSTALLATION 

10,000 


X 

TESTI NG MATERI ALS 



X 

•TITLE CARD HOLDERS 



. X 

•TITLE LETTERS - (EXTERIOR, METAU Tn 


X 


‘TOILET STALL TRAYS (WOMEN ONLY) 


X 


UT 1 L ITY CHANGES 



X 

•VAULT DOORS In 


X 


VENETIAN BLINDS Tn ^ n ^ 




Duplication and Advertising 

TOTAL 

fir>,ooo 






*2-^fik.Q00 1 






*STANDAR0 ITEM FURNISHED BY THE GOVERNMENT, 0EUVERE0 F.O.B. TO NEAREST RAILROAD STATION OR STEAM- 
SHIP DOCK. THE RESERVATION FOR THESE ITEMS INCLUOES ALLOWANCE FOR 'FREIGHT 
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PROJECT TITLE 
STREET 


exxigance Agency 


SHEET 4 OF 15 SHEETS 


PROJECT NO. 


SP 


CITY Lane 


STATE 


Virginia 


(ATTACH SURVEY AND PHOTOGRAPHS* 


AREA OF SITE (LESS AREA OF BLDG.) 


CHARACTER OF LOCAL I TY 


COPINGS 


CilLRJB S - OR I VEJ#AY 


DRI V.EWAYS , 


EASEM ENTS i RIGHTS-OF-WAY - 


ENCROACHMENTS 


EXISTING STRUCTURES 


FENCES 


STREET 


pm 




FLAGPOLES (GRQUN'd) o. 


GATES 


RADI N G 


GROUND COVER 


MANDATORY (LOCAL REGULATIONS) 
PARK I NG (AUTO) : “ ~ 





SEEDING (AREAS) 


SI DEWALKS 


SO DDI NG 


STEPS (IN APPROACHES) 


GE 




WALKS 


ALTERNATES 


OPTIONS 


NOTES: 


*Not included in present cost estimate J 
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SHEET 5 OF 15 SHEETS 



GENERAL DATA 


ALTERNATES 


LOCAL PRODUCTS 




MANDATORY 


OPTIONS 


SPECIAL REQUESTS (CORRESPONDENCE) 



WALL FACING (BELOW W,T.) 


WEATHER BU REAU EQUIPMENT 


MATER I ALS 


MATER I A L : 


DOUBLE GLAZING 


MOTES : 
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GENERAL 

PUBLIC BUILD 
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LDtNGS SERVICE, WASH I NGTON 25, D.C. INTERIOR MATERIALS 


INTERIOR MATERIALS 
SHEET 7 OF 1$ SHEETS 


DS 


PROJECT TITLE 


Central Intelligence Agency 
■JHeacjqj.iart.RWfl Bui 1 rilng 


PROJECT NO. 


kk=122 


ITEM 



FIN. k 

FIN. _ 



FIN. 6 

FLOOR 




FIELD 

Terrazzo 

Quarry Tile 

Aaphal +. *P*f 1 

BORDER 




BASE 

MarKle 

tttr'PV'+r- OlaZM B1 t 

Aa-Whol* TMI** 

PLINTHS 




WAINSCOT 




HEIGHT 




WALLS 

MarhTe 


*D1 Q dfan 

ABOVE WAINSCOT 




CEILING 

Snap- Plfifrhfr-p 


Susp. PI. Vith. Acoui 

CORNICE 



iliu 

COLUMNS 

Marhl « 

Stmint a 01 AZftd B1 - 


BASE 

Marble 

S*fcm<rh e Glared B1 . 


WA INSCOT 




HEIGHT 1 




ABOVE WAINSCOT 




TRIM 




DOOR 

Alumi miia Rnt.r. 

Steel 

S+:a@l 

W 1 NDOW 




REVEALS 




STOOLS 




CHAIR RAIL 




PICTURE M * LD ' G 




RADIATOR ENCLOSURES 




GLAZED PARTITION 




MOVABLE PARTITION 




TOILET ENCLOSURES 




WATER CLOSET 




SHOWER ... ... 




URINAL 




STAIRS 




TREADS 

*ri *hh 

lw 


RISERS 




PLATFORMS 




STRINGERS 




WALL 




WELL 




FAC 1 A 




NEWELS. 




SOFFITS 




HAND RAILS 




WALL 

filuminum 



WELL 




RAILINGS 

Aluminum 
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project title Central Intelligence Agency 


■;rzn»f*TTm: 


PROJECT NO. kk.ioo 


STREET 




STATE 
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..OICCT Tine 5 tell i ge “? t genCy "° ,KT "° Ue-iew 

Headquarters Building- 

STREET C,Ty Tanpl f>y STATE Virgini a 

ITCH 

M _ - 

nB * 111. ... _ 

F '"- IS.. _ 

FLOOR 




FIELD 

Dement 

Hemmic Tile 

Asphalt Tile . 

BORDER 




BASE 1 

Struct* Glazed Bl* 

stwet. Glazed 

Asphalt Tile 

PLINTHS 

WAINSCOT 




HEIGHT 

WALLS 

Struck. Glazed—Bl^- - 

Struct. Glazed Bl.- 

Glass — 

ABOVE WAINSCOT 

CEILING 

Snap. Annual. Tile _ 

Snap. PI aster 

Snap* &couatlc Tile 

CORNICE 

COLUMNS 

St “mint. TH ^ 


Plaster- 

BASE 

it it « 


AephR.lt Tile 

WAINSCOT 

HE 1 GHT 




ABOVE WAINSCOT 

TRIM 




DOOR 

Steel 

Steel 

Steel — 

WINDOW 


Steel 

REVEALS 



STOOLS ! 



f H A 1 P RAIL 



PICTURE M '■ L D # G 



RADIATOR ENCLOSURES 


Steel 

GLAZED PART IT ION 





MOVABLE PARTITION 




TO 1 LET ENCLOSURES 
uatfp riosET 



1 ^TTTi iiTn 

" A 1 — V *- v v v, .1 

SHOWER 




URINAL 

STAIRS 




TREADS 

RISERS 




PI AT FORMS 




ST R | NGERS 




WALL 




WELL 

FACIA 




NEWELS 

Sfl F F 1 T S 




HAND RAILS 




WALL 

WELL 




RAILINGS 
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DS 


W PROJECT TITLE 


Central Intelligence Agency 
ffgftflqnarters Building 


PROJECT NO. 1 + 4-122 
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SPECIAL LIGHTING FIXTURES 
Entrance Soffit 


NOTES: 
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»«R»K«fc 1 : CIAp|^J)£g^OO£(|(£^)M^ y g 

rutuc aUUOIMfiS 8ERVICE. WA8M(HarON}8, D.c. MECHANICAL 

8H8IT lfc oris S MISTI 


MOMCT mu 


JuBEtilliffi&Oi A pffl i y y 


raOJCCT MO 






— '.TCTT.gFUJ 1 


M< fiiJM 


immmm 


jpW»?TS« 


vftVM- > T -. : r: £?. *-> 


trmrm 


■Kr* Mf/Xl:* \ 




iT t rm t <r r nvm 7 r r 

. ^ *•; ’* I. HH V-tVIi f 




BEf^CBKI 




MHBHSSE 




•ASiAl-AVA 
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GENERAL SER 

PUBLIC BUILDINGS 


Wrf$e<$ HJi 1 kill! 56(^02/1 1 : <&k©>|)£ofcX6A&<ii&<fc$bTofe-V E 

s Service, Washington 25. o.c. FIRE SAFETY 

SHEET 120F15 SHEETS 


DS 


PROJECT TITLE 


Central Intelligence Agency 
Headquarters Building 


PROJECT NO. 


Mt-122 


STREET 


CITY 


Lang! ey 


STATE 


Virginia 


TYPE OF CONSTRUCTION (FIREPROOF. INCOMBUSTIBLE. MASONRY WALL j WOO-P. WOOD. 


GIVE 


GENERAL FIRE RESISTANCE RATING. 


Fireproof Type A 


OCCUPANCY 


Offices 


POPULATION BY FLOORS Agency Total 7T& Custodial Total Wl 
COMBUSTIBLE CONTENTS /NATURE. 

LOCATION AMD CONSTRUCTION OF 

PROJECTION BOOTHS jfcH 


amount, location) Misc. for Labs.. and Shons 


Maaonrv Walls 


FILM STORAGE Separate Bldg, of 8" Masonry for Nitrate 
TRASH ROOMS V Masonry Walls 




1m - Saffttv Fi lm in ~B1dp. 


TRANSFORMER VAULTS Outside 


CONSTRUCTION OF 

CORRIDOR POORS 




T 


STA I RWAY DOORS 


F I RE POO RS 


Hollow Metal with and without 4abel - See Spec . 
Hoi l ow Metal with Class "B" .Label ~ 


Hollow Metal with Class "B” label 


FIRE WALLS 


6" Masonry 


FIRE SHUTTERS 


None 


/ 2r ' / b - /0 


tttSsO- 


P ART I TIONS 


ARRANGEMENT OF 

EXIT LIGHTING 


S ep arat e C ircuit. 


/ 


Masonry a nd Plast er Bp^rds on Steel Studs 


CORRIDOR LIGHTING Separate Cl renit 


fire alarm in General Alarms and 1 Pa*e signa l Alarm Circuit with two Circuit Recorde r 


w LOCATION 0 f 


SPRINKLE 
ST AN DP 


FIXED. AUTOMATIC 


rs Maehanioal a except Elec. & Special Rooma 

E j HOSE (GIVE SIZES. iTHte-l/g" and h." for S.P., 1-l/g" for Hoae 


E. ORTAB LE EXTINGO 

WATER 



for Vaults 


NUMBER) — at-Hoee Sta., Cflp for Kit., labs., Mach. R ms. 


(for hos e) FHavatefl Cravi ty Tank 




N OTES : 


25 FSI Top Outlet 


APPROVED. SUBJECT TO FOLLOWING COMMENTS: 


DATE 19 
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™! ' *8* I ldi 1 : ciA-ift>R«olifc6nTooO(l®®CD I V E 

STRUCTURAL 


PROJECT T.TL. 


SHEET 15 OF SHEETS 
PROJECT HO. . 


STREET 


STATE 


[AJstories and [ — In o basement LzlJpart basement I Ifull basement / 


FUTURE EXTENSIONS: 


LATERA L □ YES 


VERT ICA 


JSTOR I ES 


ElOO R LIVE LOAD OCCUPANCY 

Roof: 2C#/S.F. 

150$/S.F. Fan Rooms & Pent Houses 


1st to 8C#/S.F. 

7th: lOOf/S.F. 


oOjp/S.F. Offices 

100^/S.F . Corridors 

See Plans for specially loaded areas 


wind force Wot required 

yL_ LBS/SQ. FT. 

_se ishic^^orce Not required 

Z . COEFF I C I ENT 


^ciaxoy loaded areas cugj of structural coNrRrrr 

Ground: 80#/S.F. Offices ) Framed portion *Al f * c = 300C#/s.i. 

100#/S.F. Corridors) over basement /floors f.„ ***&/ , 

Typical Construction-^ Slab on Sub-Grad^ ‘ Cst 3COC$/s.i # 

/ COLS.. f« c = 3000 & 375G#/s.c. 


FOUNDATION *p t . 


construction 


GENERAL 1 ]wALL BEARING fv 1 SKELETOI 


[CHECK DESIGNATION 1 


{SKELETON WITH SELF-SUPPORTING WALLS 


loop 1-Way Solid Slabs - Wide Slab |dnd Girders 

ceiling (under roof) Suspended frqjfi Roof Slab 

floors 2 -Way Ribbed Fist? Slab - Typical 

Solid Slabs and Beams at Core 


BASEMENT FLOOR 


5" Slat/ on Sub-Grade 


BAS’T WATERPROOFING Lad YES / Un 


HYDROSTATIC PRESSURE None F F FT 


" w J — **vva — TYPE 

TI LE .. DBAI Hearts C^ Lsmmi glcttVITV ir~lsUHP E,| se ,„ CJd«Y .ell 
— — - — IEar i ng walls / Reinforced Concrete 
_e xter ( o_r_ walls / Precast Concrete 

— ‘“t* 0 " E ' sp /“' 1 mmm Onl» no m ., czIm.tt 4 t0Ils / s .F. u .,i 

Jnterior stair/ steel 
NOTES; / 

Cafeteria; /fetal roof deck on structural steel fr ame s - 
/ Ho fireproofing on interior beams 

Boiler / V Concrete Slab on structural steel frame. 

House: / No fireproofing on interior beams and girders. 
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